MTA Investment 
Reconfiguration of Fare Control Areas (FCA) 
Replace High Entry/Exit Turnstiles (HEETs) with Low Entry Turnstiles (TS) 


[ HXT-High Exit Turnstile, EC-End Cabinet, MCR-MetroCard Reader ] 


T T T T 
| | 

Program Fare Control Completion 

_Year__|_ Area | | Proposal __ Completion Date 


2014 A004 Lexington Av-59 St NQR456 Replace 2 HEETs with 3 TS at A004 (60/Lex) Yes 2/28/2014 
2014 c013 9St R Replace Heet/HXT with 3 TS Yes 8/6/2014 
2014 H009 Bedford Av L Add 3 TS in place of existing railing Yes 2/20/2014 
2014 NO91A/N091B Chamber St ACE add 3 HEETs Yes 8/2/2014 
2014 NO92B Chamber St ACE add 2 HEETs Yes 8/2/2014 
2014 N140 Lefferts Blvd AC Replace 1 HEET/1 HXT with 3 TS Yes 3/26/2014 
2014 N304/N304A 5 Av-53 St EM Replace N304A HEET with TSs reconfigure N304 Yes 2/6/2014 


Provide entry turnstiles where HXTs are currently 


2014 N336A Kew Gardens-Union Turnpike EF seston Yes 9/10/2014 
2014 R238A Grand Central-42 St 54567 Replace 2 HEETs at R238 with 4 TS Yes 1/1/2014 
2014 R505 Vernon Bl-Jackson Av 7 Replace HXT with HEETs to allow entry Yes 1/1/2014 
2015 H018 Morgan L Replace 1 HEET with 3 TS Yes 10/1/2015 
2015 NO88 Canal St ACE R a E lly Yes 1/24/2015 
2015 NO88A Canal St ACE ka aa alls Yes 1/22/2015 
2015 N111A Clinton-Washington Avs È Replace 2 HEETs with 3 TS Yes 2/28/2015 
2015 N116 Nostrand AC Add 2 HXTs Yes 1/10/2015 
2015 N327A/N328B | Grand Av MR E sales A Yes 3/14/2015 
2015 N328 Grand Av MR E E Yes 3/14/2015 
2015 N333C 71st Av/Forest Hills EFMR Sea Pon MER NEEN Yes 8/13/2015 
2015 R121 Houston Street 1 Replace 1 HXT with 1 HEET Yes 9/10/2015 
2015 R122 Houston Street 1 Add 2 HXT's Yes 8/21/2015 
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MTA Investment 
Reconfiguration of Fare Control Areas (FCA) 
Replace High Entry/Exit Turnstiles (HEETs) with Low Entry Turnstiles (TS) 


[ HXT-High Exit Turnstile, EC-End Cabinet, MCR-MetroCard Reader ] 


| T T 
Program Fare Control 
Year | _ Proposal č Completion 


| Completion 
a | Date 

2015 R157 59 St/Columbus Cir 1 Replace 2 HEETs/ 1 HXT with 4 TS Yes 2/26/2015 
2016 JO38A 121st Street JZ Replace HXT with HEET Yes 6/18/2016 
2016 N325/N326B | Elmhurst Av MR EE E SR Yes 12/18/2018 
2016 N325B/N326 | Elmhurst Av MR Aa e EE E Yes 11/18/2018 
2016 N400A Court Square EMG7 Relocate 6 TS, Remove 1 TS Yes 5/18/2018 
2016 N420 Clinton-Washington Avs G EA Yes 4/19/2019 
2016 N421 Clinton-Washington Avs G SENE A Yes 4/19/2019 
2016 N539 7 Av FG a E Yes 8/22/2016 
2016 N540 7 Av FG pepece MEE TE AIEN TS Yes 8/22/2016 
2016 N542A 15 St-PPK FG Relocate Fare Control Line, Add 2nd HEET Yes 2/2/2017 
2016 NS42B 15 St-PPK FG ~ HXT with HEET, Add HXT near platform Yes 2/11/2017 
2016 N544 Ft Hamilton Pkwy FG lige RMU EMEEL RAD Ee aS Yes 6/15/2016 
2016 N601 63/Lexington FQ Add 1 TS Yes 1/30/2016 
2016 R138 34th St - Penn Station 123 Relocate 1 MCR Yes 7/13/2016 
2016 R236 Grand Central 5 Temporary Relocate 3 TS Yes 2/28/2016 
2017 A051 Cortlandt St RN Replace 3 HEETs with 4 TS Yes 12/7/2017 
mr mot at io Merionupane] w. aa 
2017 J008 Flushing Ave J leet E gates wine Yes 6/23/2017 
2017 JO08A Flushing Ave J alan Y ae gates with 2 TS Yes 6/23/2017 
2017 N334 75 Ave EF Add 2nd HEET Yes 10/3/2017 
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MTA Investment 
Reconfiguration of Fare Control Areas (FCA) 
Replace High Entry/Exit Turnstiles (HEETs) with Low Entry Turnstiles (TS) 


[ HXT-High Exit Turnstile, EC-End Cabinet, MCR-MetroCard Reader ] 


Program Fare Control | Completion 
Year Area Proposal Completion Date 
2017 N334A 75 Ave EF Install HEET for customer ingress Yes 10/5/2017 
2017 N334B/N334C 75 Ave EF Remove one TS from each array Yes 3/11/2017 
2017 N334D 75 Ave EF Add 2nd HEET Yes 10/5/2017 
2017 N334E 75 Ave EF Install HEET for customer ingress Yes 12/27/2017 
2017 R202 Bowling Green 4 Replace 2 HEETs with 2 TS and 2 EC Yes 9/3/2017 
2018 H011 Lorimer St Replace 2 HEETs with 3 TS Yes 12/18/2018 
2018 J004 Hawes st Replace emergency egress gates with 2 TS, 2 EC, Yes 11/14/2018 

1 Gate 
2018 JO04A fewest Replace emergency egress gates with 2 TS, 2 EC, Yes 11/14/2018 
1 Gate 
2018 JOO6 Lorimer St Replace HEET with 2 TS Yes 4/28/2018 
2018 JOO6A Lorimer St Replace HEET with 2 TS Yes 4/28/2018 
2018 N406 Nacesiave G An 2 HEETs, HXT with 3 TS Add Emergency Yes 11/10/2018 
2018 N407 Nassau Ave G oe PEET AAT AA yee e eiiekare Yes 12/28/2018 
2018 N409A Metropolitan Replace 2 HEETs with 3 TS Yes 12/18/2018 
Relocate booth N539A to N539 FCA. Remove five 
TS, Install 4 HXTs, Install 5 Gates & Railing t 
2018 N539A 7 Av FG Pee Sy NSS ea aiaaei Malcom Yes 8/18/2018 
close passageways, 2 platform gates, Remove old 
HXT & Gate 
2019 A036 Union Square Replace HEETs with 4 TS & 1 EC Yes 7/29/2019 
2019 N079A 14th Street 8th Ave A/C/E/L Replace HEETs with 3 TS & 1 EC Yes 8/19/2019 
2019 N079B 14th Street 8th Ave A/C/E/L Replace HEETs with 3 TS & 1 EC Yes 9/19/2019 
2019 N329A Woodhaven Replace HEETs with 3 TS & 1 EC Yes 10/19/2019 
2019 N333C Forest Hills Replace HEETs with 3 TS & 1 EC Yes 9/19/2019 
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MTA Investment 
Reconfiguration of Fare Control Areas (FCA) 
Replace High Entry/Exit Turnstiles (HEETs) with Low Entry Turnstiles (TS) 


[ HXT-High Exit Turnstile, EC-End Cabinet, MCR-MetroCard Reader ] 


Program Fare Control | Completion 
Year Area | Proposal < Completion | Date 
2019 N404 Greenpoint Ave G Replace HEET & HXT with 3 TS, Gate Yes 4/19/2019 
2019 N408/N408A Nassau Ave G Replace HEETs with 4 TS Yes 1/30/2019 
2019 N410 Metropolitan G Install EC, 3 TS, 2 Gates, Railing Yes 2/19/2019 
2019 R161A 72nd Street BWY 123 Replace HEETs with 5 TS & 1 EC Yes 8/19/2019 
2019 R221A 14th Steet Union Sq L/4/5/6 Replace 4 HEETs with 6 TS. Add emergency Gate Yes 4/19/2019 
2020 A038A 8th Street BWAY R,N Replace HEET & HXT with 1 EC & 3 TS Yes 10/31/2020 
2020 B002 Atlantic Ave B/Q Replace HEETs with 5 TS & 2 EC Yes 7/17/2020 
2020 B002A Atlantic Ave B/Q Replace HEETs with 2 TS & 1 EC Yes 4/17/2020 
2020 co06 Dekalb Ave B,N,Q,R Replace 3 HEETs with 4 TS & 1 EC Yes 6/5/2020 
2020 NOO7A 181st Street A Replace HXT with 2 TS & 1 EC Yes 9/23/2020 
2020 N103A Jay Street A/F/R Replace HEETs with 4 TS & 2 EC Yes 3/12/2020 
2020 N115 Nostrand Ave AC Install 1 EC, 5 TS, MCR Yes 12/13/2020 
2020 N531A Bergen Street F/G Replace HEETs with 2 TS & 1 EC, HXT remains Yes 2/15/2020 
2020 N533 Bergen Street F/G Replace HEETs with 3 TS & 1 EC, HXT remains Yes 1/29/2020 
2020 R505/R505A Vernon Jackson 7 Add 2 HXTs Yes 9/25/2020 


Replace HEETs with 3 TS & 1 EC, HXT. Replaces 


2021 
A046A Canal Complex 456 HEET Scheduled 
2021 N110B Lafayette Ave is Add to 2 HXTs. Replace 2 Old HXTs Scheduled 
2021 R520 46th Street Bliss 7 Replace HEETs with 4 TS & 2 EC Yes 7/11/2021 
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